ATIA-14 
ATIA -21(1)a) 


ATIA - 21(1)(b) 


Infrastructure 
EE cn PROTECTED B 


BRIEFING NOTE TO THE MINISTER OF INFRASTRUCTURE AND COMMUNITIES 


RECOMMENDATION TO APPROVE PROJECTS FOR FUNDING UNDER THE 
INVESTING IN CANADA INFRASTRUCTURE PROGRAM 


(For Signature) 
TIMELINE 


Your decision is requested as soon as possible, as imminent project construction start 
dates are proposed between April and May 2020 and tendering processes are getting 
underway for the forthcoming construction season. It will allow design phase costs to be 
considered eligible, as applicable. 


PURPOSE 


To request that you approve in federal funding 
for eleven (11) 


under the Green Infrastructure Stream - Environmental Quality Sub-stream 
of the Investing in Canada Infrastructure Program (ICIP). 


SUMMARY 


° The projects prioritized by 


o Will create an opportunity to transform the economy and, build stronger, 
cleaner, and environmentally sustainable communities. 


e Asa result of the due diligence process, Infrastructure Canada (INFC) has 
determined that: 
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A Greenhouse Gas Emissions (GHG) Assessment and a Climate Change 
Resilience Assessment are not required for these projects 


e INFC has reviewed the projects and determined that they meet eligibility 
requirements, and recommends that all projects be approved. 


* Your signature on the ШО risha Approval Letter to О Є | 


HR (Annex A) and List of Approved Projects (Annex B) is 
requested to inform that these projects have been approved for federal 
funding. 


CONTEXT AND KEY FACTS 


* These eleven projects were submitted to INFC 


e INFC officials have reviewed the projects and confirmed that they are within your 
delegated authority and both the projects and the Ultimate Recipients are eligible for 
funding under the terms and conditions of ICIP. INFC Corporate Services have 
reviewed the cash flow and confirmed that funds are available. 


e Any outstanding Federal Environmental and/or Impact Assessment Requirements or 


Aboriginal Consultation (AC) project requirements are identified in Annex B — 
columns | & J. 


• Тһе projects being recommended for approval were submitted M | 
иш be governed by the Canada Integrated Bilateral Agreement for 


the Investing in Canada Infrastructure Program. 


° Project Fiches providing a detailed overview of each of the projects are included in 
Annex C. 
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RECOMMENDATIONS 

e Iltis recommended that you approve these eleven (11) projects 
in ICIP funding by signing the attached Project Approval 
Letter И ^ A) and List of Approved Projects (Annex B). 


e The attached Project Approval Letter and List of Approved Projects will serve 
to notify your| counterpart of the approval of federal funding. 


e Once approved, the projects can be announced. Should you wish to proceed with 


announcing the projects, departmental officials will work with your office to confirm 
the details. 


cT Digital signed by Gis, Kelly 
Gillis, Kelly Date: 20200326 174439 0400 


Kelly Gillis Date 
Deputy Minister 
Infrastructure and Communities 


Yd approve. 1 do not approve. For discussion. 
McKenna, Digitally signed by McKenna, 
Catherine 
Catherine Date: 2020.04.08 16:04:27 -04'00 
The Honourable Catherine McKenna, P.C., M.P. Date 
Minister of Infrastructure and Communities 


Attachments: 
Annex A — Project Approval Letter to copies for signature) 
Annex B - List of Approved Projects copies for signature) 


Annex C – Project Fiches (11 projects) 
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Dear Colleague: 


It is my pleasure to inform you of the approval of eleven (11) projects under the Canada- 
Integrated Bilateral Agreement for the Investing in Canada Infrastructure 
Program (the Agreement). 


You will find enclosed a project list that includes details about the approved projects, which 
are governed by the terms and conditions of the Agreement. The maximum federal funding 
for each project under the Investing in Canada Infrastructure Program is the percentage of 
total eligible costs up to the maximum funding amount indicated in the enclosed list 
(columns G and H respectively). 


In order for Canada to pay eligible costs for the approved projects, all requirements outlined 
in the Agreement must be met. As a reminder, to be considered eligible, costs must be 
incurred on or after the date of this letter and costs must be associated with contracts signed 
on or after the date of this letter, except for costs associated with completing Climate Lens 
assessments. 


Environmental Assessment 


For projects for which Canada has identified requirements or for which the existence of 
requirements is yet to be determined as identified in the attached list (^Yes" or “TBD” in 
column I), these requirements must be met before eligible capital costs of a project can be 
reimbursed. As such, should construction and/or site preparation work start before INFC 
has confirmed that its requirements have been met, Canada could be unable to reimburse 
its contribution to the project, in whole or in part. For these projects, a letter specifying 
federal requirements will follow. 
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Aboriginal Consultation 


For projects for which Canada has either identified there is an obligation to consult and 
there may be an obligation to accommodate Aboriginal groups which has not yet been fully 
met, or for which the existence of an obligation is yet to be determined as identified in the 
attached list (^Yes" or “TBD” in column J), these requirements must be met before eligible 
capital costs of a project can be reimbursed. As such, should construction and/or site 
preparation work start before INFC has confirmed that its requirements have been met, 
Canada could be unable to reimburse its contribution to the project, in whole or in part. For 
these projects, a letter specifying Aboriginal consultation requirements will follow. 


Project Announcements 


ESA) is responsible for communicating the requirements and 


responsibilities outlined in the Agreement's Communications Protocol to ultimate 
recipients. MEM work with Infrastructure Canada to jointly communicate Canada's 
funding commitments as soon as possible, to plan and participate with Infrastructure 
Canada in any future media announcements or events related to each project's progress, 
and, to produce and erect signage at each of the project sites acknowledging the federal 
government's contribution to the project in accordance with the signage guidelines to be 
provided by the Government of Canada. 


I would like to take this opportunity to thank you for your collaboration and commitment 
to the successful delivery of the Investing in Canada Infrastructure Ргортап — | 
look forward to working with you as we continue to implement this long-term 
infrastructure program for the benefit of all Canadians. 


Yours sincerely, 


The Honourable Catherine McKenna, P.C., M.P. 
Minister of Infrastructure and Communities 


Enclosure: 


List Jor Approved Projects 
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Le financement fédéral des projets qui figurent à la présente liste а été approuvé en vertu de Entente bilatérale intégrée Canda relative au Programme d'infrastructure Investir dans le Canada (РІС). La lettre d'accompagnement décrit les conditions 
à respecter afin que le Canada soit en mesure de rembourser les dépenses en immobilisation admissibles d'un projet. Pour les projets ayant des exigences fédérales en matière d'évaluation environnementale et/ou d'évaluation d'impact (colonne I), ou des 
obligations de consulter les peuples autochtones (colonne J), ces modalités doivent étre respectées avant que les dépenses en immobilisation admissibles d'un projet soient remboursées. Ainsi, si les activités de construction et/ou les travaux préparatoires 
sur les lieux débutent avant qu'INFC n'ait confirmé que ses exigences ont été satisfaites, le Canada pourrait étre dans l'impossibilité de verser sa contribution au projet, entiérement ou en partie 


Financement du Programme А i ñ 
d'infrastructure Investir dans le H H aca sta 
i. Š changements climatiques 
Canada 15 $ 
+ X* š f. HE $ 
E Titre du projet Description du projet Volet de financement Retombées ЕВ ag я Е š 3 
с t Part fédérale 5% $5 £ A $$ z 
g 3 Financement 3$ 28 32 H 3 
2 š (% du total des a4 45 08 ар š 
š È н fédéral $2 3$ 33 s 5 š 
š t dépenses 35 gf 35 sg 5 
ï & maximal Be 55 T$ a E] 
° 5 admissibles) т $3 8% š 
E E Bi S$ 38 33 š 
hi š ZEE Za fg 33 š 
2 2 255 Ша as ae < 
(А) (8) (C) (0) (E) (G) " Ш (к) (0 (м) 
40% Non s/o 
Infrastructure verte — 40% Non s/o s/o s/o 
qualité de 
l'environnement 
40% Non s/o s/o s/o 
40% Non s/o s/o s/o 
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Fisncement du Programme 5 š ПРИБ 
d'infrastructure Investir dans le 3 H 
ids j; š changements 
3$ 8 2 g Н 
х $3 а $5 5 $ 
8 Titre du projet Description du projet Volet de financement Retombées ЕВ «wy gE is 3 
g Н Part fédérale Se шр £ š $5 £ 
g H Financement Sa 2 8 og ge Н 
2 Ë (% du total des i SA $$ 74 sg š 
š š fédéral $2 83 g? х 5 š 
Е Ж dépenses нилар JE $8 £ 38 š 
S 5 admissibles) HH "E! 5 55 5% š 
“| i DH RH OH i 
= 2 255 ША аз 48 4 
40% Non s/o s/o s/o 
infrastructure Verte 40% Non s/o s/o 
qualité de 
l'environnement 
40% Non s/o s/o s/o 
40% Non s/o s/o s/o 
2 
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Fiisncement du Programme 5 ї TE 
n Z š 3 Evaluations des 
infrastructure Investir dans le s Е aa) 
Av changements climatiques 
Canada Е Ж 
$i 8 " 28 3 
= яә Е EE i+ 
F 8$ з 5, 52 E 
š Titre du projet Description du projet Volet de financement Retombées eË «wy gE is Ë 3 
g H Part fédérale 5% $$ z š E] $ 
g H Financement — $$ $8 $o 33 š 
z H (% du total des 4 11 2 Ё og Se E] 
E È fédéral $2? 3$ 33 з Е š 
z z dépenses astral 3: 93 £f EH à 
S 5 admissibles) Е ge БӘ s š š 
i i] get BS $31 EE 3 
a E] $98 Sa 328 25 © 
š i ТТЕ 22 Se 53 E] 
š š iie G8 23 aa 2 
4096 Non s/o 5/0 5/0 
40% Non 5/0 5/0 5/0 
40% Non 5/0 5/0 so 
Total 
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Par la présente, j'approuve les projets susmentionnés pour un financement fédéral total du PIIC jusqu'à 
concurrence de ME avec les conditions précisées dans la lettre d'accompagnement. 


Оюну signed by McKenna, 
McKenna, Catherine catherine 
Date: 20200408 160637-04 00 


Uhonorable Catherine McKenna, C.P., députée 


Ministre de l'Infrastructure et des Collectivités 
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Project ID M 


Project Description: 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 
Infrastructure Program. 


Project Results 


: The Project spt: MEM REN 
ШЕНИН under the Environmental Quality Infrastructure sub-stream of ICIP's Green 
Infrastructure Stream. 


e Although the Project supports 


Eligible Recipient 


` ER vi own and operate the assets. INFC has determined that В an eligible 


Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
e Тһе federal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 40%. 


e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
e As per ICIP’s Terms & Conditions, a minimum of > ЖАШ = Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 
Environmental Quality sub-stream does not impact EB. to meet this requirement. 


. | BS completion of this Project will meet or exceed HEB standards. 


Climate Lens 


* This Project has total eligible costs less than $10 million, ws and does not require a 
Climate Lens assessment. 


Environmental Assessment and Duty to Consult 
INFC officials have determined there are no requirements under the Impact Assessment Act for this Project. 


Project Risk 


Are there any special conditions 
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Path 1 


PROJECT IMPLEMENTATION DETAILS 


Nature of the Project 


Percentage of design completed: EE 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 


Forecasted Construction Start Date (YYYY/MM/DD) | Forecasted Construction End Date (YYYY/MM/DD) 


The start date is subject to federal approval. The 
Ultimate Recipient cannot incur eligible costs or 
award contracts before federal approval is provided. 


PROJECT FINANCES 


40% 


Maximum Federal contribution for this project 


Sources of Funds Amount ($) Percentage (%) 


Total Project Costs 


Total Eligible Costs 


ICIP Contribution — Green Infrastructure — 
Environmental Quality 


All other sources of project funding are secured? Yes О № 


Fiscal Year Breakdown - INFC Share (April 1 to March 31) 
2019-20 2020-21 2021-22 2022-23 2023-24 | 2024-25 2025-26 2026-27 
$0 $0 $0 $0 | $o $o $o 


PROJECT RESULTS 


ATE LENS 


GHG mitigation assessment included? 


[Yes & No 
The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


Climate resilience assessment included? 


[Yes & No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 


12 
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Path 1 
OTHER FEDERAL REQUIREMENTS 


Environmental Review Required? INFC officials have determined there are no 
requirements under the Impact Assessment Act 
for this Project. 


Aboriginal Consultation Required? 


RISKS AND MITIGATION STRATEGIES 


Overall Risk Rating MEN н 


STRATEGIC CONSIDERATIONS RAISED BY OTHER GOVERNMENT DEPARTMENT STEERING COMMITTEE 


This Project has total eligible costs less than $10 million, ww does not require a Climate 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require OGD Committee review. 
STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 
This Project has total eligible costs less than $10 million — ү Ems not require a Climate Lens 


assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require External Review Committee review. 
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Project Description: 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 
Infrastructure Program. 


Project 10: | 


Project Results 
e Тһе Project support: 


outcomes under the Environmental Quality Infrastructure sub-stream of ICIP’s Green 
Infrastructure Stream. 
e Although the Project supports 


Eligible Recipient 
. fe ath ee a = DIR own and operate the assets. INFC has determined that [ 
an eligible Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
e Тһе federal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 4096. 
e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
e As per ICIP's Terms & Conditions, a minimum of n аш... Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 
Environmental Quality sub-stream does not impact И ability to meet this requirement. 


` EE з; completion of this Project will meet or exceed IE standards. 


Climate Lens 


° This Project has total eligible costs less than $10 million, ww and does not require a 


Climate Lens assessment. 


Environmental Assessment and Duty to Consult 


•  INFC has determined that there are no federal requirements under the Impact Assessment Act (IAA) for this 
Project. 


йж» OMEN E RE 


Project Risk 
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Are there any special conditions? 


PROJECT IMPLEMENTATION DETAILS 


Nature of the Project: 


Percentage of design completed WE l lll 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 


Forecasted Construction Start Date (YYYY/MM/DD) | Forecasted Construction End Date (YYYYVMM/DD) 


PROJECT FINANCES 


Maximum Federal contribution for this project 40% 


Amount ($) Percentage (%) 


Sources of Funds 


Total Project Costs 


Total Eligible Costs 


ICIP Contribution — Green Infrastructure — 
Environmental Quality 


All other sources of project funding are secured? Yes O No 


Fiscal Year Breakdown - INFC Share (April 1 to March 31) 
2019-20 2020-21 | 2021-22 2022-23 | 2023-24 | 2024-25 2025-26 2026-27 


$0 Sa $0 $о | so | $0 $0 $0 


PROJECT RESULTS 


CLIMATE LENS 


GHG mitigation assessment included? 


OYes X No 
The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


Climate resilience assessment included? 


lYes X No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10,000,000 


threshold. 
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Path 1 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 


OTHER FEDERAL REQUIREMENTS 


Environmental Review Required? INFC has determined that there are no federal 
requirements under the Impact Assessment Act (IAA) 
for this Project. 


Aboriginal Consultation Required? 


RISKS AND MITIGATION STRATEGIES 


STRATEGIC CONSIDERATIONS RAISED BY OTHER GOVERNMENT DEPARTMENT STEERING COMMITTEE 


This Project has total eligible costs less than $10 million, does not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 
As per ICIP's risk-based approach for project review, this Project does not require OGD Committee review. 
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Path 1 


STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 


This Project has total eligible costs less than $10 million ЖАШ does not require a Climate Lens 


assessment, and does not trigger a Treasury Board Submission. 
As per ICIP's risk-based approach for project review, this Project does not require External Review Committee review. 


Page |4 


Processed under the provisions of the Access to Information Act/ Page 16 of 50 
Révisé en vertu de la loi sur l'accès à l'information 


ATIA-14 
H w H Infrastructure ATIA -21(1)(а) 
T Canada PROTECTED B 
ATIA - 21(1)(b) Prepared by: Claudia Beauchemin 
Path 1 


Ultimate Recipient | | Location: i Project D 


Project Description: 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 
Infrastructure Program. 


Project Results 


The Project supports 


г outcomes under the Environmental Quality Infrastructure sub-stream of ICIP’s Green 
— Stream. 


e Although the Project supports 


gible Recipient 


. GÓWIIINSIQQII W own and operate the assets. INFC has determined that I5 an eligible 


Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
e Тһе federal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 4096. 
e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
e As per ICIP's Terms & Conditions, a minimum of MEE original Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 
Environmental Quality sub-stream does not impact JE bility to meet this requirement. 


` ‚ШШ completion of this Project will meet or exceed EN 


Climate Lens 


° This Project has total eligible costs less than $10 million | and does not require a 


Climate Lens assessment. 


Environmental Assessment and Duty to Consult 
° ІМЕС һаѕ determined that there are no federal requirements under the Impact Assessment Act (IAA) for this 
Project. 


Project Risk 
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PROJECT IMPLEMENTATION DETAILS 


Nature of the "s Percentage of design completed: 
[riu | 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 


Forecasted Construction Start Date (YYYY/MM/DD) | Forecasted Construction End Date (YYYY/MM/DD) 


PROJECT FINANCES 


Maximum Federal contribution for this project 40% 


Sources of Funds Amount ($) Percentage (%) 


Total Project Costs 


Total Eligible Costs 


ICIP Contribution — Green Infrastructure — 
Environmental Quality 


All other sources of project funding are secured? &Yes О No 


Fiscal Year Breakdown - INFC Share (April 1 to March 31) 
2019-20 2020-21 2021-22 2022-23 2023-24 | 2024-25 2025-26 2026-27 
$0 $0 $o $o | $o $o $o 


PROJECT RESULTS 
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Path 1 
CLIMATE LENS 
GHG mitigation assessment included? 


OYes & No 
The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


[Yes М No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10, 
threshold. 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 


OTHER FEDERAL REQUIREMENTS 


Environmental Review Required? INFC has determined that there are no federal 
requirements under the Impact Assessment Act (IAA) for 
this Project. 


Aboriginal Consultation Required? 


RISKS AND MITIGATION STRATEGIES 
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Path 1 


STRATEGIC CONSIDERATIONS RAISED BY OTHER GOVERNMENT DEPARTMENT STEERING COMMITTEE 


This Project has total eligible costs less than $10 million, = does not require a Climate Lens 


assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require OGD Committee review. 


STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 


This Project has total eligible costs less than $10 million, | does not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require External Review Committee review. 
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Path 1 


een Infrastructure – Environmental Qual 


Location: Jm | 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 
Infrastructure Program. 


Project Results 


* The Pro w G M MIRI. 


outcome under the Environmental Quality sub-stream of ICIP's Green Infrastructure Stream. 
* Although the Project supports 


Eligible Recipient 


` ER i!) own and operate the assets. INFC has determined that M is an eligible 


Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
e Тһе federal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 40%. 


e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
e As per ICIP's Terms & Conditions, a minimum of m Oe Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 
Environmental Quality sub-stream does not impact EM ability to meet this requirement. 
. OZ OON completion of this Project will meet or exceed gl standards. 


Climate Lens 


e Since this Project has total eligible costs less than $10 million [E ———— 7 it does not require a 
Climate Lens assessment. 
Environmental Assessment and Duty to Consult 


e  INFC has determined that there are no federal requirements under the Impact Assessment Act (IAA) for this 
Project. 


| [Sr 2 С 
Project Risk 
` EE I Es 


Are there any special conditions? WE lll 
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Canada ATIA - 21(1)(a) PROTECTED B 
[АТПА - 21(1)(b) Prepared by: Charlotte Gagnon 
Path 1 


PROJECT IMPLEMENTATION DETAILS 


Nature of the Project: 


Percentage of design E И 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 


Forecasted Construction Start Date (YYYY/MM/DD) | Forecasted Construction End Date (YYYYVMM/DD) 


= start date is subject to federal approval. The 


Ultimate Recipient cannot incur eligible costs or 
award contracts before federal approval is provided. 


PROJECT FINANCES 


Maximum Federal contribution for this project 40% 


Sources of Funds Amount ($) Percentage (%) 


Total Project Costs 


Total Eligible Costs 


ICIP Contribution — Green Infrastructure — 
Environmental Quality 


All other sources of project funding are secured? WYes О No 


Fiscal Year Breakdown - INFC Share (April 1 to March 31) 
2019-20 2020-21 2021-22 2022-23 2023-24 | 2024-25 2025-26 2026-27 
$0 $0 so | $0 $0 $0 


PROJECT RESULTS 


CLIMATE LENS 


GHG mitigation assessment included? 


[Yes X No 


The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


Climate resilience assessment included? 


[Yes X No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 


12 


he provis 
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Path 1 
OTHER FEDERAL REQUIREMENTS 
Environmental Review Required? INFC has determined that there are no federal 


requirements under the Impact Assessment Act (IAA) for 
this Project. 


Aboriginal Consultation Required? 


RISKS AND MITIGATION STRATEGIES 


Overall Risk Ra 


STRATEGIC CONSIDERATIONS RAISED BY OTHER GOVERNMENT DEPARTMENT STEERING COMMITTEE 
This Project has total eligible costs less than $10 million ME does not require a Climate Lens 
assessment, and does not trigger a Treasury Board Sub: 


As per ICIP's risk-based approach for project review, this Project does not require OGD Committee review. 


STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 


This Project has total eligible costs less than $10 million docs not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP’s risk-based approach for project review, this Project does not require External Review Committee review. 
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H d Е Infrastructure ATIA -14 


Canada ГАПА -21(1)(a) PROTECTED B 
АТА - 21(1)(b Prepared by: Claudia Beauchemin 
Path 1 

Green Infrastructure — Environmental Qual 


Ultimate Recipient: 8 | Location: 5 5 | Project ID: ЖШ 


Project Description: 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 
Infrastructure Program. 


Project Results 


* The Project supports ни 
|. outcome under the Environmental Quality Infrastructure sub-stream of ICIP’s Green 
Infrastructure Stream. 

* Although the Project supports| 


Eligible Recipient 


. | ë mi own and operate the assets. INFC has determined that | 8 an eligible 


Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
e Тһе federal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 40%. 
e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
e As per ICIP's Terms & Conditions, a minimum of СА original Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 
Environmental Quality sub-stream does not impact ГЕШ to meet this requirement. 


. | BE completion of this Project will meet or exceed EN 


Climate Lens 


° This Project has total eligible costs less than $10 million _ | and does not require а 


Climate Lens assessment. 


Environmental Assessment and Duty to Consult 


e  INFC officials have determined there are no requirements under the Impact Assessment Act for this Project. 


Are there any special conditions? Yes D No 


PROJECT IMPLEMENTATION DETAILS 
Nature of the Project Г тык] | Percentage of design сотре i 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 
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ATIA -14 


|| Infrastructure 
Canada 


PROTECTED B 
Prepared by: Claudia Beauchemin 
Path 1 


Forecasted Construction Start Date (YYYY/MM/DD) | Forecasted Construction End Date (YYYY/MM/DD) 


PROJECT FINANCES 


Maximum Federal contribution for this project 40% 
Sources of Funds Amount ($) Percentage (%) 
Total Project Costs 
Total Eligible Costs 100% 
ICIP Contribution — Green Infrastructure — 40% 
Environmental Quality 
40% 
20% 
All other sources of project funding are secured? Yes O No 
Fiscal Year Breakdown - INFC Share (April 1 to March 31) 
2019-20 2020-21 | 2021-22 2022-23 2023-24 2024-25 2025-26 2026-27 
$0 snl $0 $0 $0 $0 $0 $0 


PROJECT RESULTS 


CLIMATE LENS 


GHG mitigation assessment included? 


OYes & No 
The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


Climate resilience assessment included? 


OYes & No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10,000,000 


threshold. 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 


OTHER FEDERAL REQUIREMENTS 


Environmental Review Required? 


INFC has determined that there are no federal 
requirements under the Impact Assessment Act (IAA) 
for this Project. 


Aboriginal Consultation Required? 
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l ж П Infrastructure ATIA - 14 
u Canada АТА -21(1)(a) PROTECTED B 
ATIA - 21(1)(b Prepared by: Claudia Beauchemin 

Path 1 


RISKS AND MITIGATION STRATEGIES 


STRATEGIC CONSIDERATIONS RAISED BY OTHER GOVERNMENT DEPARTMENT STEERING COMMITTEE 


This Project has total eligible costs less than $10 million, И does not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require OGD Committee review. 


STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 
This Project has total eligible costs less than $10 million W SW lll] does not require а Climate Lens 


assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require External Review Committee review. 
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l ж [| Infrastructure ATIA -14 


Canada PROTECTED B 
(АТА 21000) Prepared by: Charlotte Gagnon 
ATIA - 21(1)(b) Path 1 


Ultimate Recipient ME 


Project Description: 


Project 1D 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 
Infrastructure Program. 


Project Results 


* The Project support D l l l ll l l lll l D d l 


outcome under the Environmental Quality Infrastructure sub-stream of ICIP's Green 
Infrastructure Stream. 
e Although the Project supports 


Eligible Recipient 


` ШШШ. own and operate the assets. INFC has determined that | is 


an eligible Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
e Тһе federal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 40%. 
e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
° Asper ICIP's Terms & Conditions, a minimum of 45% | original Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 
Environmental Quality sub-stream does not impact | — ability to meet this requirement. 


. | (ES completion of this Project will meet or exceed standards. 


Climate Lens 


* This Project has total eligible costs less than $10 million, Ww and does not require a 


Climate Lens assessment. 


Environmental Assessment and Duty to Consult 
e  INFC has determined that there are no federal requirements under the Impact Assessment Act (IAA) for this 
Project. 
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l Е Infrastructure ATIA-14 
Canada = > s PROTECTED B 
ATIA- 2102) Prepared by: Charlotte Gagnon 
ATIA - 21(1)(b) Path 1 


PROJECT IMPLEMENTATION DETAILS 


Nature of the Project Percentage of design completed:| 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 


Forecasted Construction Start Date (YYYY/MM/DD) | Forecasted Construction End Date (YYYY/MM/DD) 


PROJECT FINANCES 


Maximum Federal contribution for this project 4096 


Sources of Funds Amount ($) Percentage (%) 


Total Project Costs 


Total Eligible Costs 10096 
ICIP Contribution — Green Infrastructure — 4096 
Environmental Quality 

40% 


20% 


All other sources of project funding are secured? &Yes О No 


Fiscal Year Breakdown - INFC Share (April 1 to March 31) 


2019-20 2020-21 2021-22 2022-23 2023-24 | 2024-25 2025-26 2026-27 
$0 $o $o so | $o $o $0 


PROJECT RESULTS 


GHG mitigation assessment included? 


OYes X No 


The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


Climate resilience assessment included? 


OYes X No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 
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7 + | Infrastructure 
u Canada PROTECTED B 


Prepared by: Charlotte Gagnon 


[ATIA - 21(1)(b) Path 1 


OTHER FEDERAL REQUIREMENTS 


Environmental Review Required? INFC has determined that there are no federal 
requirements under the Impact Assessment Act (IAA) 
for this Project. 


Aboriginal Consultation Required? 


RISKS AND MITIGATION STRATEGIES 


STRATEGIC CONSIDERATIONS RAISED BY OTHER GOVERNMENT DEPARTMENT STEERING COMMITTEE 


This Project has total eligible costs less than $10 million Pm not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require OGD Committee review. 
STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 


This Project has total eligible costs less than $10 million, does not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require External Review Committee review. 
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l + t Infrastructure ATIA -14 


Canada ATIA -21(1)(a) PROTECTED B 
ATIA-21(1(b)] Prepared by: Charlotte Gagnon 
Path 1 


Ultimate Recipient: Location: | Project DI ш 


Project Description: 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 
Infrastructure Program. 


Project Results 
e Тһе Project supports 


outcomes under the Environmental Quality Infrastructure sub-stream of ICIP's Green 
Infrastructure Stream. 
* Although the Project supports 


Eligible Recipient 


Ы 3383 mi own and operate the assets. INFC has determined that В an eligible 


Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
e Тһе federal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 40%. 
e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
° Asper ICIP's Terms & Conditions, a minimum of o— 22 Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 
Environmental Quality sub-stream does not impact [EE ability to meet this requirement. 


. | — OG completion of this Project will meet or exceed БЯ 


Climate Lens 


e This Project has total eligible costs less than $10 поп, Е and does not require а 


Climate Lens assessment. 


Environmental Assessment and Duty to Consult 
e  INFC has determined that there are no federal requirements under the Impact Assessment Act (IAA) for this 
Project 
| [чк ——— = 
Project Risk 
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Infrastructure 
Canada 


Are there any special conditions? 


PROJECT IMPLEMENTATION DETAILS 


Nature of the Projec 


ATIA -14 


ATIA -21(1)a) 
[ATIA - 21(1)(b) 


PROTECTED B 
Prepared by: Charlotte Gagnon 


Path 1 


Percentage of design completed = 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 


Forecasted Construction Start Date (YYYY/MM/DD) 


Forecasted Construction End Date (YYYY/MM/DD) 


PROJECT FINANCES 


Maximum Federal contribution for this project 


40% 


Sources of Funds 


Amount ($) 


Total Project Costs 


Total Eligible Costs 


Percentage (%) 


ICIP Contribution — Green Infrastructure — 
Environmental Quality 


10096 


40% 


40% 
20% 
All other sources of project funding are secured? &Yes О No 
Fiscal Year Breakdown - INFC Share (April 1 to March 31) 
2019-20 2020-21 2021-22 2022-23 | 2023-24 | 2024-25 | 2025-26 2026-27 
$0 | $o so | $0 | $o | $0 $0 


PROJECT RESULTS 
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l H Infrastructure 
Canada PROTECTED B 


Prepared by: Charlotte Gagnon 


[ATIA - 21(1)(b) Pathi 


CLIMATE LENS 


GHG mitigation assessment included? 


OYes & No 
The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


[Yes М No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10, 
threshold. 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 


OTHER FEDERAL REQUIREMENTS 


Environmental Review Required? INFC has determined that there are no federal 
requirements under the /mpact Assessment Act (IAA) 
for this Project. 


Aboriginal Consultation Required? 


RISKS AND MITIGATION STRATEGIES 
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Proci 


l Infrastructure ATIA -14 


Canada ATIA -21(1)(а) PROTECTED B 
[АТА - 21(1)(b) Prepared by: Charlotte Gagnon 
Path 1 


STRATEGIC CONSIDERATIONS RAISED BY OTHER GOVERNMENT DEPARTMENT STEERING COMMITTEE 


This Project has total eligible costs less than $10 million ww does not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require OGD Committee review. 
STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 


This Project has total eligible costs less than $10 million — EI not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require External Review Committee review. 
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Révisé en vertu de la loi 5! 


ATIA - 14 


l ж H Infrastructure 


Canada ATIA -21(1)(a) PROTECTED B 
Ж Prepared by: Louise Duguay 
ATIA - 21(1)(b) Path 1 


Ultimate Recipient Location: 1| Project ID: mm 


Project Description: 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 


Infrastructure Program. 


Project Results 


* The Project v ————— 


outcome under the Environmental Quality Infrastructure sub-stream of ICIP's Green 
Infrastructure Stream. 
* Although the Project support: 


Eligible Recipient 


B [ll lll llu ë ë own and operate the assets. INFC has determined that 911 is an eligible 


Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
° Тһе federal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 4096. 
e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
° As per ICIP's Terms & Conditions, a minimum of 45% Г Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 
Environmental Quality sub-stream does not impact Б ШУ to meet this requirement. 


Climate Lens 


° This Project has total eligible costs less than $10 million, | and does not require a 


Climate Lens assessment. 


Environmental Assessment and Duty to Consult 
e  INFC has determined that there are no environmental assessment requirements for this Project. 


Project Risk 


Are there any special conditions | 


. 
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Е Infrastructure ATIA -14 


Сапада PROTECTED В 
ATA 2C. Prepared by: Louise Duguay 
IATIA - 21(1)(b Path 1 


PROJECT IMPLEMENTATION DETAILS 


Nature of the Project: 


Percentage of design completed: 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 


Forecasted Construction Start Date (YYYY/MM/DD) | Forecasted Construction End Date (YYYY/MM/DD) 


PROJECT FINANCES 


Maximum Federal contribution for this project 4096 
Sources of Funds Amount ($) Percentage (%) 
Total Project Costs 
Total Eligible Costs 10096 


ICIP Contribution — Green Infrastructure — 4096 
Environmental Quality 


4096 


2096 


All other sources of project funding are secured? &Yes О No 


Fiscal Year Breakdown - INFC Share (April 1 to March 31) 
2019-20 2020-21 2021-22 2022-23 2023-24 | 2024-25 2025-26 2026-27 
$0 $0 $0 $o | $0 $0 $0 


PROJECT RESULTS 


CLIMATE LENS 


GHG mitigation assessment included? 


[Yes D$ No 
The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


Climate resilience assessment included? 


[Yes & No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 
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Infrastructure 
Canada 


PROTECTED B 


Prepared by: Louise Duguay 


[ATIA - 24(1)(b) Path 1 


OTHER FEDERAL REQUIREMENTS 


Environmental Review Required? INFC has determined that there are no federal 
requirements under the Impact Assessment Act (IAA) 
for this Project. 


nal Consultation Required? 


RISKS AND MITIGATION STRATEGIES 


STRATEGIC CONSIDERATIONS RAISED BY OTHER GOVERNMENT DEPARTMENT STEERING COMMITTEE 


This Project has total eligible costs less than $10 million, eme does not require a Climate Lens 


assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require OGD Committee review. 
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ATIA-14 
Е E Е Infrastructure 


Canada ATIA -21(1)(a)| PROTECTED B 
Prepared by: Louise Duguay 
|АТ!А - 21] Path 1 


STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 


This Project has total eligible costs less than $10 EN ©] does not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require External Review Committee review. 
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Infrastructure ATIA-14 
ii * [| Сапада PROTECTED В 


ATIA - 21(1)(a)} Prepared by: Louise Duguay 


JATIA ~ 21(1)(b) Path 1 


Ultimate Recipient EE | Location: ELO | 


Project Description: 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 
Infrastructure Program. 


Project Results 
e Тһе Project supports} 


outcomes under the Environmental Quality Infrastructure sub-stream of ICIP's Green 
Infrastructure Stream. 
e Although the Project support: 


Eligible Recipient 


" == == own and operate the assets. INFC has determined that | isan 


eligible Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
° Thefederal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 4096. 
e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
* Asper ICIP's Terms & Conditions, a minimum of 45% — original Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 
Environmental Quality sub-stream does not impact ability to meet this requirement. 
" | BL completion of this Project will meet or exceed — standards. 


Climate Lens 


° This Project has total eligible costs less than $10 mion www and does not require a 


Climate Lens assessment. 


Environmental Assessment and Duty to Consult 
e ІМЕС һаѕ determined that there are no environmental assessment requirements for this Project. 


Project Risk 
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T Canada PROTECTED B 
ATIA - 21(1)(a)} Prepared by: Louise Duguay 


|АТІА - 21(1)(b)} Path 1 


Are there any special conditions? 


PROJECT IMPLEME 
Nature of the Projec: Percentage of design completed | 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 


Forecasted Construction Start Date (YYYY/MM/DD) | Forecasted Construction End Date (YYYY/MM/DD) 


The start date is subject to federal approval. The 
Ultimate Recipient cannot incur eligible costs or 
award contracts before federal approval is provided. 


PROJECT FINANCES 


40% 


Maximum Federal contribution for this project 


Amount ($) Percentage (96) 


Sources of Funds 


Total Project Costs 


= -———— — — 


Total Eligible Costs 


ICIP Contribution — Green Infrastructure — 
Environmental Quality 


All other sources of project funding are secured? | X Yes O No 


Fiscal Year Breakdown - INFC Share (April 1 to March 31) 


2023-24 2024-25 2025-26 2026-27 


2019-20 2020-21 2021-22 2022-23 | 
$0 so | $0 $o $0 $0 


PROJECT RESULTS 
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H Infrastructure ATIA-14 


Canada ATIA -21(1)(a) PROTECTED B 
Prepared by: Louise Duguay 
[ATIA - 21(1)(b) Path 1 


CLIMATE LENS 


GHG mitigation assessment included? 


OYes & No 
The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


Climate resilience assessment included? 


[Yes М No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 


OTHER FEDERAL REQUIREMENTS 


INFC has determined that there are no federal 
requirements under the /mpact Assessment Act (IAA) 
for this Project. 


Environmental Review Required? 


Aboriginal Consultation Required? 


RISKS AND MITIGATION STRATEGIES 


Overall Risk Rating 
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H Infrastructure ATIA-14 


Canada [АПА -21(1)(а] PROTECTED В 
Prepared by: Louise Duguay 
[ATIA - 21(1)(b; Path 1 


STRATEGIC CONSIDERATIONS RAISED BY OTHER GOVERNMENT DEPARTMENT STEERING COMMITTEE 


This Project has total eligible costs less than $10 million M does not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP’s risk-based approach for project review, this Project does not require OGD Committee review. 


STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 


This Project has total eligible costs less than $10 million 5 not require a Climate Lens 


assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require External Review Committee review. 
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ATIA-14 


l ж H Infrastructure 


Canada ATIA - 21(1)(a)) PROTECTED B 


ATIA - 21(1)(b) Prepared by: Louise Duguay 
Path 1 


Ultimate Recipient: [rz — —= a 40) Location: Project 10 j 


Project Description: 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 
Infrastructure Program. 


Project Results 


e Тһе Project supports 


outcomes under the Environmental Quality Infrastructure sub-stream of ICI 
Infrastructure Stream. 


e Although the Project supports 


Eligible Recipient 


. M own and operate the assets. INFC has determined that ВБ an 
eligible Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
e Thefederal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 4096. 
e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
e As per ICIP's Terms & Conditions, a minimum of E original Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 
Environmental Quality sub-stream does not impact ability to meet this requirement. 


. ШШЕН: completion of this Project will meet or exceed — standards. 
Climate Lens 


e This Project has total eligible costs less than $10 million Wl and does not require a 


Climate Lens assessment. 


Environmental Assessment and Duty to Consult 
P 


INFC has determined that there are no environmental assessment requirements for this Project. 


Project Risk 


Are there any special conditions? 
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l Е Infrastructure ATIA-14 


Canada АПА -21(1)(аў PROTECTED В 
Prepared by: Louise Duguay 
ATIA - 21(1)(b} Path 1 


PROJECT IMPLEMENTATION DETAILS 


Nature of the Project: Percentage of design completed: 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 


Forecasted Construction Start Date (YYYY/MM/DD) | Forecasted Construction End Date (YYYY/MM/DD) 


PROJECT FINANCES 


Maximum Federal contribution for this project 40% 
Sources of Funds Amount ($) Percentage (%) 
Total Project Costs 
Total Eligible Costs 100% 
ICIP Contribution — Green Infrastructure — 4096 
Environmental Quality 
40% 
20% 
All other sources of project funding are secured? &Yes О № 


Fiscal Year Breakdown - INFC Share (April 1 to March 31) 
2019-20 2020-21 2021-22 2022-23 2023-24 | 2024-25 2025-26 2026-27 


| MEN > хх — 9 9 9 « 


PROJECT RESULTS 


CLIMATE LENS 


GHG mitigation assessment included? 


[Yes & No 


The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


Climate resilience assessment included? 


OYes (X No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 
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Infrastructure 
Canada PROTECTED B 


АТА - 21(1)(Ь; Prepared by: Louise Duguay 


Path 1 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 


OTHER FEDERAL REQUIREMENTS 


Environmental Review Required? INFC has determined that there are no federal 
requirements under the Impact Assessment Act (IAA) 
for this Project. 


Aboriginal Consultation Required? 


RISKS AND MITIGATION STRATEGIES 


STRATEGIC CONSIDERATIONS RAISED BY OTHER GOVERNMENT DEPARTMENT STEERING COMMITTEE 


This Project has total eligible costs less than $10 million, [гт not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP's risk-based approach for project review, this Project does not require OGD Committee review. 
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Infrastructure 
ivi Canada PROTECTED B 


ATIA - 21(1)(a)] Prepared by: Louise Duguay 


[АПА -21(1)(b) Patha 


STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 


This Project has total eligible costs less than $10 million ME docs not require a Climate Lens 


assessment, and does not trigger a Treasury Board Submission. 


As per ICIP’s risk-based approach for project review, this Project does not require External Review Committee review. 
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l Y П Infrastructure ATIA -14 
t Canada ATIA -21(1)(a) PROTECTED B 
4(1)(b) Prepared by: Charlotte Gagnon 
Path 1 


Ultimate Recipient: 5 | Location: | | Project DE ш 


Project Description: 


INFC ASSESSMENT 


INFC has made the determination that the Project meets eligibility requirements under the Investing in Canada 
Infrastructure Program. 


Project Results 
e Тһе Project supports 


outcomes under the Environmental Quality Infrastructure sub-stream of ICIP’s Green 
Infrastructure Stream. 


. as) will own and operate the assets. INFC has determined that Е an eligible 


Ultimate Recipient. 


Funding/Stacking/Cost-Sharing 
e Тһе federal contribution for this Project respects the cost-sharing limits under the Environmental Quality sub- 
stream of the Green Infrastructure Stream, where municipal projects are eligible for a maximum federal 
contribution of 40%. 
e Тһе Province is respecting its 33.33% cost-sharing ratio requirement for municipal projects which is calculated 
at the stream level. 


Stream-Specific Requirements 
e As per ICIP's Terms & Conditions, a minimum of 45% A Green Infrastructure Stream federal 
allocation must be directed to the Climate Change Mitigation sub-stream. Approving this Project under the 


Environmental Quality sub-stream does not impact! ability to meet this requirement. 
. о IIIS completion of this Project will meet or Es standards. 
Climate Lens 


e This Project has total eligible costs less than $10 million, pam and does not require a 


Climate Lens assessment. 


Environmental Assessment and Duty to Consult 
°  INFC has determined that there are no environmental assessment requirements for this Project. 


Project Risk 
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ATIA -14 
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Are there any special conditions | 


PROJECT IMPLEMENTATION DETAILS 


Nature of the Project E Percentage of design completed: еса] 


Asset Ownership: The Ultimate Recipient will own and operate the asset. 


Forecasted Construction Start Date (YYYY/MM/DD) | Forecasted Construction End Date (YYYY/MM/DD) 


PROJECT FINANCES 


Maximum Federal contribution for this project 4096 


Sources of Funds Amount ($) Percentage (%) 


Total Project Costs 


Total Eligible Costs 10096 
ICIP Contribution — Green Infrastructure — 4096 
Environmental Quality 

| 4096 
2096 

All other sources of project funding are secured? XYes О № 

Fiscal Year Breakdown - INFC Share (April 1 to March 31) 
2019-20 2020-21 | 2021-22 2022-23 | 2023-24 2024-25 2025-26 2026-27 

so | | $o so | $0 $0 so | $0 


PROJECT RESULTS 
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CLIMATE LENS 


GHG mitigation assessment included? 


OYes & No 
The Project does not require a GHG mitigation assessment as the Total Eligible Costs are under the $10,000,000 
threshold. 


[Yes М No 
The Project does not require a Climate resilience assessment as the Total Eligible Costs are under the $10, 
threshold. 


COMMUNITY EMPLOYMENT BENEFITS (CEB) 


OTHER FEDERAL REQUIREMENTS 


Environmental Review Required? INFC has determined that there are no federal 
requirements under the /mpact Assessment Act (IAA) 
for this Project. 


Aboriginal Consultation Required? 


RISKS AND MITIGATION STRATEGIES 
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STRATEGIC CONSIDERATIONS RAISED BY ENT STEERING COMMITTEE 


This Project has total eligible costs less than $10 million does not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP’s risk-based approach for project review, this Project does not require OGD Committee review. 


STRATEGIC CONSIDERATIONS RAISED BY EXTERNAL REVIEW COMMITTEE 


This Project has total eligible costs less than $10 million, does not require a Climate Lens 
assessment, and does not trigger a Treasury Board Submission. 


As per ICIP’s risk-based approach for project review, this Project does not require External Review Committee review. 
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Note to file 


Date: 2020-05-05 
Analyst: Charlotte Gagnon, POB == 3 | 


Le 8 avril 2020, Іа Ministre d'INFC а approuvé le financement de 11 projets en vertu du sous-volet 
qualité de l'environnement de l'EBI. Ces projets constituent les projets de la liste d'approbation Й с: 
ont été présentés par le biais du « docket » no.55220. 


Prepared by: | Date 

Charlotte Gagnon | 2020-05-05 
If needed, 

Approved by: | Date 

Name, title | mm-dd-year 
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